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Boston  Redevelopment  Authority 
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Redevelopment 

Authority 


August   29,    1983 


PROCEDURES  FOR  THE  DISPOSITION  OF  THE  PARCEL 

The  Real  Property  Board  has  delegated  to  the  Boston  Redevelopment 
Authority  the  responsibility  for  soliciting  developer  interest  and 
reviewing  development  proposals  for  the  sale  and  rehabilitation  of  44-46 
Temple  Place. 

The  overriding  standard  to  be  employed  by  the  Authority  in  analyzing 
development  proposals  is  the  determination  of  maximian  benefit  to  the 
City.   The  demonstrated  experience,  skill  and  financial  strength  of  the 
development/design  team  are  the  most  significant  criteria. 

The  Authority's  review  will  involve  the  evaluation  of  the  developer 
submissions  as  outlined  in  the  following  pages.   At  any  time,  the 
Authority  may  request  additional  information  from  any  developer. 

The  Authority  reserves  the  right  to  reject  any  and  all  proposals. 


1  City  Hall  Square 

Boston,  Massachusetts  02201 

[617]  722-4300 

Boston  r?ede/elopment  Authonty  is  an  Equal  Opporhxirty  /  Affirmative  Action  Empbyer 


Submission  Requirements 


The  Authority  requests  that  developers  submit,  no  later  than  5:00  P.M 
on  September  26,  1983  to  Robert  J.  Ryan,  Director,  Boston  Redevelopment 
Authority,  City  Hall,  Room  925,  One  City  Hall  Square,  Boston,  Mass,  02201: 

1.  A  certified  check  for  $1,000  payable  to  the  Boston  Redevelopment  Authority. 
The  Authority  is  under  no  obligation  to  earn  interest.   $500  of  the  fee 
will  be  retained  by  the  Authority  for  processing  the  submission.   The 
remaining  $500,  however,  will  be  returned  promptly  to  unsuccessful 
applicants. 

2.  Developer  submission: 

a)  Letter  of  Interest  including  introduction  of  development  team  and 
description  of  relevant  experience; 

b)  Redeveloper 's  Statement  for  Public  Disclosure  and  Redeveloper ' s 
Statement  of  Qualifications  and  Financial  Responsibility  (Form 
HUD-6004  enclosed) ; 

c)  Diagrams  and  schematic  drawings  at  a  scale  of  1/4"  =  1'-  0"  showing  a 
site  plan,  a  ground  floor  plan,  a  typical  office  floor  plan,  an 
elevation  of  the  Temple  Place  facade,  and  a  longitudinal  section  of 
the  passageway  between  Temple  Place  and  Winter  Place;  drawings  shall 
be  of  sufficient  detail  to  convey  compliance  with  the  enclosed 
development  and  design  guidelines; 

d)  Proposal  description,  including  proposed  uses,  proposed  ownership  and 
management  of  each  use,  and  anticipated  development  schedule;  both 
development  and  operating  pro  f ormas  are  required  (forms  enclosed) ; 

e)  A  Letter  of  Interest  from  a  financial  institution  for  construction  and 
permanent  financing,  and  indication  of  the  source  of  equity  if 
applicable. 


Pertinent  Information 


The  City  intends  to  sell  the  parcel. 

The  BRA  and  the  City  will  not  incur  any  expenses  in  the  development  of  the 
parcel.   The  parcel  will  be  disposed  of  in  an  "as  is"  condition.   The  designee 
will  pay  for  the  cost  of  any  utility  relocation  not  paid  by  a  utility  company. 

The  development  will  be  assessed  and  taxed  by  the  City  of  Boston  under  normal 
real  estate  assessment  procedures. 

The  parcel  is  part  of  a  suggested  "Pre-Fire  Mercantile  District"  recommended  for 
inclusion  on  the  National  Register  by  the  staff  of  the  Boston  Landmarks 
Commission. 

The  parcel  is  within  the  Theater  District/Chinatown  Commercial  Area 
Revitalization  District  (C.A.R.D.).   The  CARD  program  is  a  mechanism  which  makes 
available  financing  at  interest  rates  several  points  below  conventional  rates 
through  tax-exempt  (to  the  lending  institution)  Industrial  Revenue  Bonds 
negotiated  between  the  applicant  and  a  private  lender  and  approved  by  City  and 
State  agencies.   For  a  complete  description  of  the  program,  a  CARD  brochure  is 
available  at  the  Public  Information  Office,  Boston  Redevelopment  Authority,  9th 
Floor,  Boston  City  Hall. 

Access  to  the  building  can  be  obtained  by  calling  the  City  of  Boston  Real 
Property  Department. 


44-46  TEMPLE   PLACE 
DESIGN  AND  DEVELOPMENT  GUIDELINES 


1.   Location 


o    The  parcel  is  located  at  44-46  Temple  Place  between  Tremont  and 

Washington  Streets.   It  is  adjacent  to  the  Downtown  Crossing  and  less 
than  a  block  from  the  entrance  to  the  Lafayette  Place  development. 


2.   Parcel  Area 

o    The  parcel  includes  approximately  1810  land  square  feet  and  a 
5-story,  8830  square  foot  brick  building  (circa  1869) . 

o    The  parcel  includes  a  passageway  connecting  Temple  Place 
to  Winter  Place. 


3.  Uses 

o    The  parcel  is  zoned  B-10. 

o  Active  commercial  (retail/restaurant/office)  uses  are  allowed  on  the 
ground  and  second  levels.  Professional  offices  are  preferred  on  the 
third,  fourth  and  fifth  levels. 

4.  Design  Guidelines 
General  Guidelines 

o    The  existing  building  shall  be  rehabilitated. 

o    Additional  floors  shall  not  be  added  to  the  present  building. 

o    The  passageway  connecting  Temple  Place  to  Winter  Place  must  be 
retained. 

Temple  Place  Facade 

o    Existing  stone  shall  be  completely  cleaned  of  all  paint  using  the 
gentlest  method  available. 

o    The  existing  ground  floor  facade  shall  be  replaced.   The  new  ground 

floor  facade  must  be  brought  forward  to  the  same  plane  as  the  rest  of 
the  building's  facade. 

o    The  new  ground  floor  facade  shall  be  extensively  glazed  and  compatible 
with  the  design  of  the  upper  floors. 

o    New  replacement  windows  on  the  second  floor  shall  match  the 

existing  second  floor  windows  in  material,  general  muntin  and  mullion 
proportion  and  configuration,  and  reflective  qualities  of  the  glass. 


o    Windows  and  materials  on  the  third  floor  shall  be  reconstructed  to 
match  the  fourth  floor. 

o    New  replacement  windows  on  the  third  floor  shall  match  the  existing 
fourth  floor  windows  in  material,  general  muntin  and  mullion 
proportion  and  configuration,  and  reflective  qualities  of  the  glass. 

o    New  replacement  windows  on  the  fourth  floor  shall  match  the  existing 
fourth  floor  windows  in  material,  general  muntin  and  mullion 
proportion  and  configuration,  and  reflective  qualities  of  the  glass. 

o    Metal  cladding  at  the  fifth  floor  shall  be  repainted  in  a  dark  hue 
compatible  with  the  renovation  of  the  lower  floors. 

o    New  replacement  windows  on  the  fifth  floor  shall  match  the  existing 

fifth  floor  windows  in  material,  general  muntin  and  mullion  proportion 
and  configuration,  and  reflective  qualities  of  the  glass. 

o    Signage  shall  conform  to  the  Boston  Sign  Code;  location,  size,  and 

arrangement  of  signage  elements  shall  be  indicated  in  the  developer's 
submission. 

Passageway  Between  Temple  Place  and  Winter  Place 

o    Repave  the  entire  passageway  from  Temple  Place  to  Winter  Place  with 
brick  pavers  to  match  those  in  use  in  Downtown  Crossing.   Retain  the 
Thompson's  Spa  sign. 

o    Replace  cracked  and  missing  wall  and  ceiling  tiles,  and  tile  present 
duct  openings  and  wood  infill. 

o    Install  new  lighting  along  the  entire  length  of  the  passageway  to 

upgrade  the  level  of  illinnination,  with  new  fixtures  that  are  better 
integrated  with  the  passageway. 

o    Remove  the  existing  fire  escapes  and  clean  the  brick  walls  in  a 
non-abrasive  manner  at  the  Winter  Place  end  of  the  passageway. 

Temple  Place  Sidewalk 

o    Repave  the  Temple  Place  sidewalk  in  front  of  the  parcel  with  brick 
pavers  to  match  those  in  use  in  Downtown  Crossing. 

Maintenance 

o    The  developer  shall  be  responsible  for  maintaining  all  the  physical 
improvements  described  herein. 


Development  Pro  Forma 
(1984  Dollars) 


Total  Gross  Square  Footage 
Office 
Retail 
Other  (please  specify) 


Total  Net  Square  Footage 
Office 
Retail 
Other  (please  specify) 


Acquisition  (purchase  price  offer) 


Construction  Cost 

Sidewalk/ Passageway  Improvements 

Building  Renovation 

Total 


Related  Costs 

Architectual/Engineering  $ 

Legal  

Marketing/Brokerage  

Developer  Fees  

Other  Professional  Fees  

Construction  Loan  Interest  

(    mos.  (§    %  on  $       ) 

Financing  Fees  

Title/Insurance  

Real  Estate  Taxes  

(during  construction  period) 

Other  related  costs  (please  specify)    

Total  $_ 

Contingency  (     %  of  $       )  $_ 

Total  Development  Cost  $_ 


Equity  Investment  $ 

Debt  $ 


Operating  Pro  Forma 

(where  applicable  use 

7%  annual  inflation  factor) 


Commercial  Income 

Office  ( 

NSF  @  $ 

/NSF) 

Retail  ( 

NSF  (a  $ 

/NSF) 

Other   ( 

NSF  @  $ 

/NSF) 

(1985) 
Year  1 


(1986) 
Year  2 


(1987) 
Year  3 


$ 


Gross  Potential  Income 


Vacancy  ((? 


%) 


($ 


($ 


)    ($ 


Effective  Gross  Income 


Operating  Expenses 

Office  ($ /NSF) 

Retail  ($ ^/NSF) 

Other   ($ /NSF) 

Total 


($ 


($ 


)    ($ 


Real  Estate  Taxes 

Office  ($ ^/NSF) 

Retail  ($ /NSF) 

Other   ($ ^/NSF) 

Total 


Net  Operating  Income 


Debt  Service  ( Z   on  $ 


Net  Cash  Flow 


for yrs.) 


Return  on  Equity   (Net  Cash  Flow  4  Equity) 


Return  on  Total  Development  Cost   (NOI  -f  TDC) 


($ 

) 

$ 

($ 

) 

$ 

% 

% 

($ 


($ 


) 

($ 

) 

$ 

) 

($ 

) 

$ 

% 

% 

% 

% 

PLEASE  NOTE:  THERE  IS  NO  PAGE  4. 

PART  I  HUO-4004 

REDEVELOPER'S  STATEMENT  FOR  PUBLIC  DISCLOSURE* 
A.   REDEVELOPER  AND  LAND 

1.  a..  Name  of  Retieveloper: 

b.  Address  and  ZIP  Code  of  Hedeveloper: 

c.  IRS  Numter  of  Redeveloped 

2.  The  land  on  which  the  Redeveloper  proposes  to  enter  into  a  contract  for.  or  understanding  with  respect  to, 
the  purchase  or  lease  of  land  from 


(Ham*  of  Local  Public  Agency) 


la 


(Namt  of  Urban  Renewal  or  Redevelopment  Project  Area) 


in  the  City  of .^ ,  Sute  of 

is  described  as  follows  ^ 


3.  If  the  Redeveloper  is  not  an  individual  doing  business  under  his  own  name,  the  Redeveloper  has  the  status 
indicated  below  and  is  organized  or  operating  under  the  laws  of  ___^^^_^^^_^^_^^^^_^^_— ^  = 

r~l   A  corporation. 

r~|    A  nonprofit  or  charitable  institution  or  corporation. 

rn   A  partnership  known  as 

r~|  A  business  association  or  a  joint  venture  known  as 

rn   A  Federal.  Sute,  or  local  government  or  instrumentality  thereof. 

I     I  Other  (explain) 

4.  If  the  Redeveloper  is  not  an  individual  or  a  government  agency  or  instrumentality,  give  date  of  organization: 

5.  Names,  addresses,  title  of  position  (if  any),  and  natwe  and  extent  of  the  interest  of  the  officers  and  principal  members, 
shareholders,  and  investors  of  the  Redeveloper,  other  tlu»n  a  government  agency  or  instrumentality,  are  set  forth  as 
follows: 


Mr  space  on  this  form  is  inadequate  for  any  ret^uesled  information,  it  should  be  furnished  on  an  aiUched  page  which  is  referred 
to  under  the  appropriate  numbered  item  on  the  form. 

2  Anv  convenient  means  of  identifying  the  land  (such  as  block  and  lot  aambers  or  street  boundaries)  is  sufficient.    A  descrip- 
tion by  metes  and  bounds  or  other  technical  description  is  accepuble,  bat  aot  required. 


HUD-M04 
(9-49) 

a.  If  the  Redeveloper  is  •  corporation,  the  officers,  directors  or  trustees,  and  each  stockholder  owning  more 
than  10%  of  any  class  of  stock' 

b.  If  the  Redeveloper  is  a  nonprofit  or  charitahle  institution  or  corporation,  the  members  who  constitute  the 
board  of  tnistees  or  board  of  directors  or  similar  governing  body. 

e.    If  the  Redeveloper  is  a  partnership,  each  partner,  whether  a  general  or  limited  partner,  and  either  the 
percent  of  interest  or  a  description  of  the  character  and  extent  of  interest. 

d.  If  the  Redeveloper  is  a  business  association  or  a  joint  venture,  each  participant  and  either  the  percent 
of  interest  or  a  description  of  the  character  and  extent  of  interest. 

e.  If  the  Redeveloper  is  some  other  entity,  the  officers,  the  members  of  the  governing  body,  and  each  person 
having  an  interest  of  more  than  10%. 

POSITION  TITUE  (if  any)  anO  ^SHCENT  or  INTSBBST    OW 
NAMK.  AOOWeSJ,  ANO  ZIP  COOE  OaSCWIPTION  OF   CMAWACTgH    ANO    exTENT   QW   INTgWgjT 


6.    Name,  address,  and  nature  and  extent  of  interest  of  each  person  or  entity  (not  named  in  response  to  Item  5) 
who  has  a  beneficial  interest  in  any  of  the  shareholders  or  investors  named  in  response  to  Item  5  which 
gives  such  person  or  entity  more  than  a  computed  10%  interest  in  the  Redeveloper  (for  example,  more  than 
20To  of  the  stock  in  a  corporation  which  holds  50%  of  the  stock  of  the  Redeveloper;    or  more  than  50%  of  the 
stock  in  a  corporation  which  holds  20%  of  the  stock  of  the  Redeveloper): 

NAMK.  AOONESS.  ANO   IIP  COOS  OK3CPIPTION   OP  CMAWACTEW   ANO   EXTENT   or   IN'^EWEST 


7.    Names  {if  not  given  above)  of  officers  and  directors  or  trustees  of  any  corporation  or  firm  listed  under 
Item  5  or  Item  6  above: 


B.   RESIDENTIAL  REDEVELOPMEiNT  OR  REHABIUTATION 

(The  Redeveloper  is  to  furnish  the  following  information,  but  only  if  land  is  to  be  redeveloped  or  rehabilitated 
in  whole  or  in  part  for  residential  purposes.) 


'    If  ■  corporation  ia  reqaired  to  file  periodic  reports  with  the  Federal  Securities  aad-  Exchange  CoaunissiJh  under  Section  13 
of  the  Securities  Ezehaage  Act  at  1934.  so  suie  under  this  Item  S.     In  such  case,  the  information  referred  to  ia  this  li»<n  3 
aad  ia  Items  6  and  7  is  aot  required  to  be  furnished. 

-2- 


HUD-4004 

1.  State  the  Redeveloper's  estimates,  exclusive  of  payment  for  the  land,  for: 

a.  Toul  cost  of  any  residential  redevelopment i 

b.  Cost  per  dwelling  unit  of  any  residential  redevelopment S 

c.  Total  cost  of  any  residential  rehabilitation i 

d.  Cost  per  dwelling  unit  of  any  residential  rehabiliution S 

2.  a.    Sute  the  Redeveloper's  estimate  of  the  average  monthly  rental  (if  to  be  rented)  or  average  sale  price 

(if  to  be  sold)  for  each  type  and  size  of  dwelling  unit  involved  in  such  redevelopment  or  rehabiliution: 

UTIMATXO  AVCHAOK  CSTtMATCO   AVCnAQK 

TYIi«   ANO   JI2E   OW  OWCLLIWO  UNIT  MOWTHUT   WENT  A  L  SAUC   ^WICl 

i  S 


b.   State  the  utilities  and  parking  facilities,  i  f  any,  included  in  the  foregoing  estimates  of  rentala; 


c   Sute  equipment,  such  as  refrigerators,  washing  machines,  air  conditioners,  if  any,  included  in  the  fore 
going  estimates  of  sales  prices: 


CERTIFICATION 


I(We)l 


certify  that  this  Redeveloper's  Sutement  for  Public  Disclosure  is  true  and  correct  to  the  best  of  my  (our)  Imowlede- 
and  belief.- 


Dated: Dated: 


Signaturt  Siffuuur* 

Till, ~  T'i^r" 


AddrtsM  and  ZJP  Code  Addr»st  and  ZIP  Code 


1  H  the  Rwleveloper  is  an  individual,  this  statement  should  be  signed  by  such  individual;  if  a  partnership,  by  one  of  the  part- 
ners:  if  a  corporation  or  other  entity,  by  one  of  its  chief  officers  having  knowledge  of  the  facta  required  by  this  sutement. 

2  Penalty  for  False  Certification:    Section  1001.  Title  18.  of  the  U.S.  Code,  provides  a  fine  of  not  more  than  $10,000  or  impnso 
ment  of  not  more  than  live  years,  or  both,  for  knowingly  and  willfully  making  or  using  any  false  writing  or  document^  know  m? 
the  same  to  contain  any  false,  fictitious  or  fraudulent  suiemeni  or  entry  in  a  matter  within  the  jurisdiction  of  any  Dep»imen 
of  the  United  States. 


PART    II  HUD-6004 

(9-«9) 

REDEYELOPER'S  STATEMENT  OF  QUALIFICATIONS  AND  FINANQAL  RESPONSIBILITY 

(For  Confidantiol  Officral  Us*  oi  th*  Lecol  Public  Aganqr  and  th«  Dcpartmant  ai  Housing  and  Urbon  D«y«lepaMnt.   Do  Not 
Trensnit  to  HUD  UnWts  RtqiMStad  or  itmn  8b  is  Answ«r»d  "Ym.") 

1.    •.    Nome  of  Redeveloper: 

b.    Address  sod  ZIP  Code  of  Redeveloper: 

2*   The  land  on  whicb  the  Redeveloper  proposes  to  enter  into  •  contract  {or,  or  onderstanding  witb  respect  to, 
ibe  parchsse  or  lease  of  land  from 

(Namtol  LoeU  PuUie  AgmieyJ 
"^"""^""^""^     (Namt  of  Uriam  RtmmiMi  or  Radaviopmau  Pmitci  ArtaJ  • 


in  the  City  of  «  ,  State  of 

is  described  as  follows: 


Is  the  Redeveloper  a  subsidiary  of  or  affiliated  witb  any  other  corporation  or  corporations  or  any  other  firm 
or  firms?  Ores        I     Inc 

If  Yes,  list  each  saeh  corporation  or  firm  by  name  and  address,  specify  its  relationship  to  the  Redeveloper, 
and  identify  the  officers  and  directors  or  tmstees  common  to  the  Redeveloper  and  sach  other  corporation  or 
firm. 


4.  a.    The  financial  condition  of  the  Redeveloper,  as  of  _^___^__^___^_^^____^_^^_^^  ,  1Q 

is  as  reflected  in  the  attached  financial  statement. 

(NOTE:    Attach  to  this  statement  a  certified  financial  statement  showing  the.  assets  and  the  liabilities, 
including  contingent  liabilities,  fnlly  itemized  in  accordance  with  accepted  accounting  standards  and 
based  on  a  proper  audit.    If  the  date  of  the  certified  financial  statement  precedes  the  date  of  thia  sub* 
mission  by  more  than  six  months,  also  attach  an  interim  balance  sheet  not  more  than  60  days  old.) 

b.    Name  and  address  of  auditor  or  puhlic  accountant  who  performed  the  audit  on  which  said  Hnancial  state- 
ment is  based: 

5.  If  funds  for  the  development  of  the  land  are  to  be  obtained  from  sources  other  than  the  Redeveloper's  own 
funds,  a  statement  of  the  Redeveloper's  plan  for  financing  the  acquisition  and  development  of  the  land: 


HUO4004 
(9-49) 

6.    Sources  and  amoant  of  cash  available  to  Redevelopef  to  meet  equity  requirements  of  the  proposed  undefulcing: 

a.    In  b«nk«: 

MAMC.  AOOwKsa.  ANO  z\m  cook  o^  bahk  amount 
I 


b.    By  loaas  from  affiliated  or  associated  corporations  or  firms: 

NAMC.  AOOW€3S.   AMO  ZIF   COOK  OF   iOOWCg  AMCONT 

— -^ s 


c.    By  sale  of  readily  salable  aaseu: 

0KSCW1FT10N  MAWKKT  VALUK  MOWTOAaKS  OW   LIENS 

s  s 


7.    Names  and  addresses  of  bank  references: 


8.    a.    Has  tb«  Redeveloper  or  (if  any)  the  parent  corporation,  or  any  subsidiary  or  affiliated  corporation  of  the 
Redeveloper  or  said  parent  corporation,  or  any  of  the  Redeveloper's  ofEcera  or  principal  members,  share- 
holders or  iaveacors.  or  other  interescad  parties    (as  listed  in  the  responses  O  Items  5,6,  aad  7  of  the 
Redtveloptr' s  Statement  for  Pubiic  Diseiostire  and  referred  to  herein  as  "principals  of  the  Redeveloper") 
baen  adjudged  baaicmpt,  either  voluntary  or  involuntary,  within  the  past  10  years?      LJyes        Qno 

If  Yes, give  date,  place,  and  under  what  name. 


b.    Has  the  Redeveloper  or  anyone  referred  to  above  as  "principals  of  the  Redeveloper"  been  indicted  for 
or  convicted  of  any  felony  within  the  past  10  years?  LjYES        \__\hO 

If  Yes,  give  for  each  case  (1)  dale.  (2)  charge,  (3)  place,  (4)  Court,  and  (5)  action  taken.    Attach  any 
explanation  deemed  aecesaary. 


9.   a.    Undertakings,  comparable  to  the  proposed  redevelopment  work,  which  have  been  completed  by  the 

Redeveloper  or  any  of  the  principals  of  the  Redeveloper,    including  identification  and  brief  description  of 
each  project  and  date  of  completion: 


•6 


HUO-6004 


b.    If  the  Redeveloper  or  any  of  the  principals  of  the  Redeveloper  has  ever  been  an  employee,  in  a  supervisory 
capacity,  for  constmction  contractor  or  builder  on  undertakings  comparable  to  the  proposed  redevelopment 
work,  name  of  such  employee,  name  and  address  of  employer,  title  of  position,  and  brief  description  of 
work: 


10.    Other  federally  aided  urban  renewal  projects  under  Title  I  of  the  Housing  Act  of  1949,  as  amended,  in  which 
the  Redeveloper  or  any  of  the  principals  of  the  Redeveloper  is  or  has  been  the  redeveloper,  or  a  stockholder, 
officer,  director  or  trustee,  or  partner  of  sach  a  redeveloper: 


11. 


If  the  Redeveloper  or  a  parent  corporation,  a  subsidiary,  an  affiliate,  or  a  principal  of  the  Redeveloper  is  to 
participate  in  the  development  of  the  land  as  a  construction  contractor  or  builder: 

a.   Name  and  address  of  such  contractor  or  builder: 


b.  Has  such  conuactor  or  builder  within  the  last  10  years  ever  failed  to  qualify  as  a  responsible  bidder, 
refused  to  enter  into  a  contract  after  an  award  has  been  made,  or  failed  to  complete  a  construction  or 
development  contract?  Dyes        I     I  no 

If  Yes,  explain: 

c.  Total  amount  of  construction  or  development  work  perfocmed  by  such  contractor  or  builder  during  the  last 
three  years:    t 

General  description  of  such  work: 


d.    Construction  contracts  or  developments  now  being  performed  by  such  contractor  or  builder: 

lOCNTiriCATION  Of  DATE  TO  SE 

eOWTWACT  on  OEVEUO^MgNT  LOCATIOW  AMOUNT  COM^LETEO 


HUO^004 

«.    Oautaading  constractioa-contract  bids  of  aucb  contractor  or  builder:  <''49) 

AVAHOINO  AOKWCT  ^"OOKT  OAT€  O^gNBO 


12«         Brief  statemeot  respecting  equipment,  esperienca,  fioaacial  capacity,  and  otber  resources  available  to 
sncb  contractor  or  builder  for  the  perfonoance  of  tbe  work  involved  in  tbe  redevelopment  of  the  land, 
specifying  particularly  tbe  qualifications  of  the  personnel,  die  nature  of  the  equipment^  and  the  general 
experience  of  the  contracton 


13.    a.    Does  any  member  of  the  governing  body  of  the  Local  Public  Agency  to  vvfaicb  the  accompanying  bid  or 
proposal  is  being  made  or  any  officer  or  employee  of  the  Local  Public  Agency  who  exercises  any 
functions  or  responsibilities  in  connection  with  the  carrying  out  of  the  project  under  which  the  land 
covered  by  the  Redeveloper's  proposal  is  being  made  available,  have  any  direct  or  indirect  personal 
interest  in  the  Redeveloper  or  in  the  redevelopment  or  rehabiliution  of  the  property  upon  the  basis  of 
such  proposal?  ^rti        □mo 

If  Yes,  explain. 

b.    Does  any  member  of  the  governing  body  of  the  locality  in  which  the  Urban  Renewal  Area  is  situated  or 
any  other  public  official  of  the  locality,  who  exercises  any  fonctions  or  responsibilities  in  the  review  or 
approval  of  the  carrying  oat  of  the  project  under  which  the  land  covered  by  the  Redeveloper' a  proposal 
is  being  made  available,  have  any  direct  or  indirect  personal  interest  in  the  Redeveloper  or  in  the 
redevelopment  or  rehabilitation  of  the  property  upon  the  basis  of  such  proposal?     Oyes      O^O 

If  Yesi  oplain. 


14.    Statemenu  and  other  evidence  of  the  Redeveloper's  qualiHcations  and  financial  responsibility  (other  than 
iht  financiai  statement  referred  to  in  Item  4a>  are  attached  hereto  and  hereby  made  a  part  hereof  as  follows: 


CZRTinCATTON 


I  (We) J. 


certify  that  this  Redeveloper's  Sutement  of  Qualifications  an-d  Financial  Responsibility  and  the  atuched  evidence 
of  the  Reiieveloper's  qualifications  and  financial  responsibility,  including  financial  statements,  are  true  and  correct 
to  the  best  of  my  (oar)  knowledge  and  belief.^ 


Dated: Dated: 


Sigmmtmn  Sirtatara 


Titl*  TiU* 


Addnt*  and  ZIP  Coda  AddrtMM  and  ZJP  Codm 


If  the  Rede»elopef  is  •  corporation,  this  ataiemeat  should  be  signed  by  the  President  and  Secretary  of  :lie  corpormtion;  if  an 
iadividaal,  by  sach  individual;    if  a  partaefship,  by  one  of  the  partners;    if  an  entity  not  having  a  president  and  secretary,  by 
one  of  its  chief  officers  having  knowledge  of  the  fiaaacial  sutus  and  qualifications  of  tbe  Redeveloper.. 

Penalty  for  False  Certification:    Section  1001,  Title  18,  of  the  U.S.  Code,  provides  a  fine  of  not  more  than  $10,000  or  imprisoo- 
ment  of  not  more  than  five  years,  or  both,  for  Itaowingly  and  willfully  making  or  using  any  false  writing  or  document,  knowing 
the  same  to  conuia  any  false,  fictitious  or  fraudulent  sutemeat  or  entry  in  a  matter  within  the  jurisdiction  of  any  Department 
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